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SUBJECT: ASSIGNMENT OF CONSEC SEABEES AND MSG EOR NEW 
EMBASSY BUILDING 

REE: A) BEIRUT 0662; B) TELECON FUSELIER-HOLM, 23 JAN. 75 

AS AGREED IN REEERENCE B, PERSONNEL WILL BE ASSIGNED EOR 
CONSEC OF RESTRICTED SPACES WHEN SHELL OF BUILDING IS 
SUFFICIENTLY COMPLETED TO PROVIDE NECESSARY PRIVACY FROM 
EXTERIOR OBSERVATION. APRIL WILL BE USED AS TARGET DATE 
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HAS NOT PROGRESSED ENOUGH TO MAKE ASSIGNMENTS FEASIBLE. 
IN INTERIM, IT IS UNDERSTOOD THAT POST WILL USE RTC PER- 
SONNEL TO DO PERIODIC CHECKS. INGERSOLL 


LIMITED OFFICIAL USE 


NNN 


Margaret P. Grafeid Deciassified/Reieased US Department of State EO Systematic Review 05 JUL 2006 



Margaret P. Grafeld Declassified/Released US Department of State EO Systematic Review 05 JUL 2006 


Message Attributes 


Automatic Decaptioning: X 

Capture Date: 01 JAN 1994 

Channei indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: n/a 

Control Number: n/a 

Copy: SINGLE 

Draft Date: 24 JAN 1975 

Decaption Date: 01 JAN 1960 

Decaption Note: 

Disposition Action: RELEASED 
Disposition Approved on Date: 

Disposition Authority: CunninFX 
Disposition Case Number: n/a 
Disposition Comment: 25 YEAR REVIEW 
Disposition Date: 28 MAY 2004 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1975STATE017424 

Document Source: CORE 

Document Unique ID: 00 

Drafter: BPFUSELIERJP 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Film Number: D750028-0561 
From: STATE 
Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1975/newtext/t1 97501 22/aaaaasvw. tel 

Line Count: 48 

Locator: TEXT ON-LINE, ON MICROFILM 
Office: ORIGIN SY 

Original Classification: LIMITED OFFICIAL USE 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 1 

Previous Channel Indicators: n/a 

Previous Classification: LIMITED OFFICIAL USE 

Previous Handling Restrictions: n/a 

Reference: 75 BEIRUT 0662, 75 TELECON FUSELIER-HOLM, 75 23, 75 JA75 

Review Action: RELEASED, APPROVED 

Review Authority: CunninFX 

Review Comment: n/a 

Review Content Flags: 

Review Date: 13 AUG 2003 
Review Event: 

Review Exemptions: n/a 

Review History: RELEASED <13 AUG 2003 by izenbei0>; APPROVED <08 DEC 2003 by CunninFX> 

Review Markings: 

Margaret P. Grafeld 
Declassified/Released 
US Department of State 
EO Systematic Review 
05 JUL 2006 


Review Media Identifier: 

Review Referrals: n/a 
Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
Secure: OPEN 
Status: NATIVE 

Subject: ASSIGNMENT OF CONSEC SEABEES AND MSG FOR NEW EMBASSY BUILDING 
TAGS: ASEC 
To: BEIRUT 
Type: TE 

Markings: Margaret P. Grafeld Declassified/Released US Department of State EO Systematic Review 05 JUL 2006 


Margaret P. Grafeld Declassified/Released US Department of State EO Systematic Review 05 JUL 2006 



